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E.O. 11652: N/A 
TAGS: BENC, ENRG, NI 

SUBJECT: MAJOR PROJECT UPDATE: SHIRORO HYDROELECTRIC COMPLEX 

1 . LOCAL REPRESENTATIVE OF CONSULTANT CHAS. T. MAIN INFORMED 
EMBOFFS JAN. 13 THAT SEVERAL US FIRMS SUCCESSFULLY PREQUALIFIED 
FOR VARIOUS ASPECTS SHIRORO PROJECT. WESTINGHOUSE, GE, AND 
ALLIS-CHALMERS PREQUALIFIED FOR SUPPLY OF GENERATORS. WESTINGHOUSE, 
GE AND FISCHBACH AND MOORE (OF DALLAS) PREQUALIFIED FOR TRANSFORMERS. 
ALLIS-CHALMERS, ONLY US MANUFACTURER OF TURBINES, PREQUALIFIED FOR 
TURBINES. HALF DOZEN US FIRMS PREQUALIFIED ON CIVIL WORKS, 

INCLUDING MORRISON-KNUDSEN, PERININ CORP. (MASS.) AND GUY F. 

ATKINSON (SAN FRANCISCO). BID DOCUMENTS ALREADY SENT OUT 

ON GENERATORS AND TURBINES. 

2. MAIN REP SAID USSR FIRM PREQUALIFIED ON TURBINES. HE EXPRESSED 
CONCERN THAT USUAL SOVIET PRACTICE OF REFUSING PERMIT INSPECTION 

OF MANUFACTURING FACILITIES COULD CAUSE HEADACHES, LOSS OF CONTROL, 

IF SOVIET FIRM WINS BID. 
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